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MEMORANDUM FOR: Director of Special Projects 


I. CORONA 


A. Accomplishments 


Mission 1116 (CR-16) has been rescheduled for Jaunch on 
14 April 1972 to coincide with the expected timing of intelligence 
activities. Parachutes have been installed, the Pressure Make-up 
Unit has been verified, cams have been chosen and verified that 
provide the appropriate slit (exposure) settings, filters have been 
installed and the flight settings on the switch and slope programmers 
are completed. There are no known problems with CR-16 flight 
readiness. 


B. Problems 
None. 


C. Projected Status 
1. CR-16 Flight readiness 


2. CR-8 R-10 backup 


A. General 
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***NOTICE OF REMOVED PAGES*** 


Pages 2 through /7 are not provided because 
their full text does not contain CORONA, ARGON, 
LANYARD programmatic information. 


